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~ proposen GARAGE AT CI? CIA | HEADQUARTERS, LAN LANG SLEY, VIRGINIA. 


A Statement of aceon Data to the National Capital . ; 
_ Planning Commission - os 
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A. Noed to Build 


The Central Intelligence Agency has for years maintained a small repair 
‘ ani storegs garage at various locations in Arlington County while dispatching 
activities and most of the fleet of vehicles in the motor pool were kept at 
' Langley Headquarters site. Dissatisfaction with leased facilities anda need 
to improve ¢perational efficiency has resulted ina decision te bring together 
the garage and the motor pool into one facility at Langley. Estimated epera- 
tional savings resultant from this proposed consolidation at Headquarters 
amount to $115,000 Bet poner thus al the cost of constructioa in 19 
years. 


Be Ampict on the National Canital Region 


3. This project will have almost no effect on e2viotat economics, It would. 
cause only a minor personnel shift (fewer than 15} to Langley. The people af- 
. fected have for years worked at several locations in Arlinston and Fairlax 
Counties and presently live within 45 minutes commuting time of their present 
_ work location, Commuting time to the new facility will improve for over 80 
percent of these employees, Their housing and transportation needs will remain 
the same; none expect to ‘ChanEe their places of BpaIcenee: 


Serer 2 ngs citecheaeal impact of the proposed garage and motor pool ts 


minor In that the motor pool and dispatching service are already centered at 
the Headquarters site, There would be less than one-half of one percent 

. qnerease in the number of vehicles at Langley, The increased onsite vehicle 
‘count which may seem to be detrimental is offset bya a reduction in traffic 
ae - an offsite garage. 
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C. Project Details (refer to drawings) 


with existing Headquarters buildings. ~ 


ars ee : 3 G3 ~ eS : 

ches in size, and some scrub, ‘The parklag area ig to be 
located in what is now a treeless open field, Relocation of a surface drainage 
swale will not impede established runoff patterns and will be adequate to take | 
on increased runoff from the proposed hardstand and roofs; Likewise, the 
drainage structures into which the swele flows are adequate to accept the roof 
and hardstand drainage increases, Protection against erosion and stream silting 
curing construction will be assured by the requireracnts In the contract dscu- 
ments for cover on exposed slopes and temporary earth storage piles, The 
site plan deston includes provision of new screen planting around the building 
and parking areas resulting in a net increase of trees and ground cover over 
that of the existing conditions. eee : ; a 


1. Site Area: Approsimately 4,5 acres on Agency property and land under 
use permit. 2 . 


a Paving Areaa: Parking, 1,12 acres; Access drives, 0.62 acres; Number 
of vehicles, 120 plus grounds maintenance equipment, 


_ 8, Butlding Area: Ground cover area, 14, 400 square feet; Grose finer 
area, 16,380 square feet, f 


4 Building Siza: Length, 189 feet and 6 inches: Width, 76 feet and no : 


_ - inches; Height, 26 feet and no inches, 


‘S. Building Finishes: Precast concrete, color and texture compatible 


6. Utilities: Steam, central powerplant; Chilled water, central powerplant; 


Water, central system: Sewage, central system; Electric, central substation, 


Note: All connections to central utility systems will be underground, No 


additions to the capacity of the central systems will be required, 


‘einen, 
ae M 
‘ 


en 


a | ; 
Ns Pi 


~ Approved For Release 2000/09/14 : CIA-RDP86-01019R000200020036-3 “ 


“ey, 


